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SUB J : PHYSICAL SECURITY IMPROVEMENTS 

1 . FOLLOWING IS STATUS OF PHYSICAL SECURITY IMPROVEMENTS: 
A. EMBASSY 

1 . POST HAS AGREED TO BEGIN PROJECT OF INSTALLING 
GRILL GATE ON FRONT STAIRS INSTEAD OF INITIAL 
PRIORITY TO GRILL REAR WINDOWS. CONTRACTOR IN 
PROCESS OF BUILDING SCALE MODEL OF GATE FOR TEST 
PRUPOSES. ORIGINAL WINDOW PROJECT CALLED FOR 
GRILLS ON GROUND AND FIRST FLOOR WINDOWS. SECOND 
FLOOR WINDOWS JUST AS ACCESSIBLE IN REAR. POST 
REQUIRES ADDITIONAL $6,000.00 IF PROJECT IS TO 
ACTUALLY IMPROVE SECURITY POSTURE IN REAR OF 
BUILDING. 

2. POST NOW ASKING GOV FOR NIGHT-TIME POLICE 
COVERAGE IN REAR OF CHANCERY. UNOFFICIAL APPROACH 
APPEARS FAVORABLE. 

3. POST WILL ALSO CONSIDER OTHER MEASURES IN 
LIEU OF GRILL PROJECT FOR BACK WINDOWS (OUTSIDE 
ALARM AND CCTV) BUT STILL HOLD POSITION THAT 
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GRILLS BEST SOLUTION IF FUNDS AVAILABLE. 
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4. ADDITIONAL ROOMS AT MSG HOUSE COMPLETED. 

B. MBFR 

1 . INITIAL BID OF $6,100.00 SUFFICIENT TO COM- 
PLETE INSTALLATION OF GRILL GATE AT FRONT 
ENTRANCE, GRILL GATE ON STAIRS, GRILLS FOR 
BASEMENT WINDOWS AND ELEVATOR CONTROL SWITCH. 
WORK WILL COMMENCE WITHIN 5 TO 10 DAYS. 

2. COST TO GRILL WINDOWS IN REAR APPROXIMATELY 
$20,000.00 GRILLS WOULD HAVE TO BE INSTALLED 
INSIDE OF WINDOWS DUE TO MARBLE FACING OF 
BUILDING AND OWNER S DEMANDS. DUE TO BALCONIES 
ON ALL THREE FLOORS, GRILLS FOR WINDOWS ONLY 
ON FIRST FLOOR DO NOT SOLVE PROBLEM. 

3. MBFR PERSONNEL RECEPTIVE TO IDEA OF 24- 
HOUR POLICE COVERAGE. FURTHER DISCUSSION THIS 
SUBJECT CAN BE DONE AFTER MBFR RECESS AND 
ARRIVAL OF NEW RSO. USE OF CCTV TO COVER REAR 
AREA ALSO DISCUSSED AND MATTER WILL BE LEFT FOR 
ARRIVAL OF PERMANENT RSO. 

C. USIS AND M/IAEA 

1 . GRILL GATE WILL NOT BE INSTALLED AT FRONT 
ENTRANCE. EXISTING SAFETY GLASS DOORS (CONTROLLED 
BY LOCAL RECEPTIONIST/GUARD) WILL BE EQUIPPED 
WITH 1/4 INCH TEXAN. DOOR ITSELF WILL BE 

EQUIPPED WITH FOUR ELECTRONIC DEADBOLTS CONTROLLED 
BY MSG IN EMERGENCY. 

2. MONEY APPROVED FOR GRILL GATE AT FRONT WILL 
BE USED FOR BADLY NEEDED BARRIER ON BACK STAIRS 
(BETWEEN GROUND AND FIRST FLOOR). THIS WILL 
CHANNEL ALL PEDISTRIAN TRAFFIC TO MAIN STAIRS. 

3. MSG POST WILL BE ACTIVATED UPON ARRIVAL OF 
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ADDITIONAL MSGS. POST WILL BE SITUATED ON FIRST 
FLOOR ABOVE MAIN FOYER AND OVERLOOKING MAIN 
ELEVATORS. PORTION OF ORNAMENTAL RAILING 
WILL BE EQUIPPED WITH 1/4 INCH STEEL PLATE TO 
PROTECT MSG. 

4. CCTV AND WARNING SYSTEM TO BE INSTALLED BY 
RTC IN NEAR FUTURE. 
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5. RSO RECOMMENDED THAT MSG ELECTRICALLY 
CONTROL ACCESS TO M/IAEA OFFICE ON FIRST FLOOR. 
AMBASSADOR DOES NOT FEEL NECESSARY. ISSUE 
MIGHT BE RAISED AGAIN AFTER ARRIVAL OF PERMANENT 
RSO. 

D. CONSULATE SALZBURG: GRILL PROJECT TO BEGIN 
IN NEXT TWO WEEKS. RTC TO INSTALL CCTV. 

E. CONSULATE VIENNA: SUBJECT OF SEPTEL. 

2. FOR RTC FRANKFURT: POST IN NEED OF FOLLOWING: 

-FOUR SHEETS OF LEXAN 

-ONE SHEET OF 1/2 INCH LEXAN (CUT TO SIZE) 

34 3/4 INCHES BY 51 INCHES. 

-TWO BRUTE LOCKS W/POWER SUPPLY 

-EIGHT ELECTRONIC DEADBOLTS (REQUIRED ASAP).BUCHANAN 
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